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201*07 


Contract Ho. HP-6701 
kam S mat So. 2 


General Precisian Laboratory Incorporated 
63 Bedford Bond 
flsasantrille, Star York 

Gentleman: 

Reference is cade to Contract So. BF-6701 dated 26 Jam 
1957# a» amended. 


Stan 12 of Appendix 1 of Contract So. HF-6701 la hereby 
deleted in its entirety aad the following la substituted therefor: 


*It« Onit 

5as— SmUlar I&sg Aagmt 


12 Model PC-2Q1A 

Special fleet Sqpalpment 
consisting of one 

of the followings 1 set 2,184.03 2,184.03 

(«} Model P0200A Bench 
lest Harness & Junc- 
tion Box p/n 6483*1 
at $644.66. 


(b) Model fC-a01A Back 
that Harness p/n 
6490-1 at $284.02. 

(e) *»M Extension Cable 
p/n 6484-2 at $117-74 

(d) A-B-T Test Adapter p/n 
6481-1 st $ 59-62 


Slfinq^n ■ 


(e) Frequency tracker Test 
Adapter p/n 648fi»l at 
$220.64 

(f) A-B-T fast Stand p/n 
6480-1 at $317.48 
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<g) Mein Locm S*tai»loei 
Cable p/n 6484-3 st 
$79-frT 

(h) Asian th Sarvo Jlxten- 
sloe Cable p/m 6464-4 
at $79-07 

(i) Fewer Simply Sxtenaion 

Cable p/a 6484-5 at 
$ 79-40 

(4) Aodio Amiifler Sxteasloa 
Cable p/u 6484-6 at 
$75*77 

(k) Yoltage Regulator Sxt«wjioB 
Cable p/a 6484-7 at $70.5® 

(l) IF Amplifier Extension Cable 
p/a 6464-8 at $74.20 

(m) Priver date Generator JBstso* 
•lea Cable p/a 6484-9 «t 
$ 86 . 00 ** 


The words "caoplete by Septeober 80, 1957 ” are substituted 
for the words "eoaplete by Aug. 1957" For Item 18 of the Salivary 
Schedule. 


She above results la a oat increase of $1255.37 la the 

target prie s for Item Bo. 12. in viw of the above, delete 

the figuresj | app earing on 

page 14 of Appanaix i ana sup statute the figures [7 


STATINTL 


STATINTL 


Palate Paragraph A of PART ZZ - CONSIDERATION ASP PA3MMT 
and substitute the fallowing : 


“A. In accordance with the clause of this contract 
entitled *PAZMWT8,* and s\A>Jeet to redetemlaatloa of 
the price la accordance with the part of this Schedule 
entitled "PRICE MMmKmmM,* the Governaeat shall 
pay the Contractor upon satisfactory parfonoane® of this 
contract, as full paynent for Zteoa 1, 8, 2A, % 4, 5, 


- a - 
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STATINTL 


STATINTL 


6, «, 10, U, 12, 13*# 13P, 13C and It toJajiAsUsl 
by the Contractor hereunder, t he aff ouat ofL,, 

The budget ary price ofl 


for Items 7 ««A 9 


win few subject on or about 1 August 1957 to negotiation 
by the parties hereto to stt^blith a firs targe t nr le g — 

subject to Fries Redeterainatioa. A total of | 

baa bean allotted for this contract. 


STATINTL 


STATINTL 


PSlete Paragraph C of FAST XV * PRICB M B WW fflBfflW and 
substitute the following: 

**C» Opoa toe filing of the statement and other pertinent 
lafornation required by paragraph (») of this clause, the 
Contrac tor and the Contracting Officer will prcwptly negotiate 
Sa good faith to agree upon a reasonable redetexwlaed price 
for the entire contract which, upon the basis of such stete- 
asat and other pertinent information, will constitute fai r 
wad Just eaapeaaatioo to toe Contractor for toe perforasece 
of tola contract, to determining toe extent of any estimated 
wljxwancs for profit to bs taken into account in f ixing auto 
radottrnlnrfl paries, consideration sill be given to the extent 
to ifc lch toe Contractor has perfonsed the contract with ef fi- 
vUnay, economy, and ingenuity* to no event sh al l toe rede- 
termined price for Items 1, 2, £A, 3, / * * ■ ^0, 11, ^TATINTL 

13A, 1^, 13C and 11* exceed the sum o* | I 

leteMtat of a firm taraat wrice for Items 7 and 9 the 
^Tc,f l ^ stipulated above shall be easanded to ln- 

c Xude toe ■**!— price for liens 7 and 9* toe redetermined 
priest be evidenced by a supplemental agreement to this 

contract." 


All other terras an A conditions remain unchanged. 


Flense Indicat e your acceptance of this tasrihatt Ho. 2 in 
the apace provided below. Return, the original and one executed 
copy to toe undersigned, toa remaining copy is to be retained 

tor rwjortt.. STATINTL 

Vary truly youax. 


THE UNITED STATES OF AMERICA 


ACRHOWLEDOED AND ACCEPTED 

6thBASf OF N ovember 

wnMnsTAH 

, 

ffifi nWlFfmffiEgll 


ST.Wt 


1957. 

* 


By 


Contracting Officer 

STATINTL 
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